Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

Message Text 

UNCLASSIFIED 

PAGE 01 MEDELL 00036 161620Z 
ACTION ARA-10 

INFO OCT-01 ISO-OO EB-08 /019W 

16165 1Z 065461/43 

R 151855Z FEB 77 
FM AMCONSUL MEDELLIN 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 1436 
AMEMBASSY BOGOTA 

UNCLAS MEDELLIN 0036 

E.O. 11652: N/A 
TAGS: BGEN 

SUBJECT: EARLY WARNING: PREQUALIFICATION OF BIDDERS FOR "DESVIACION 
RIO PIEDRAS" (PROJECT. 

REF: 10FAM 164 

SIC 9915109 

1 . EMPRESAS PUBLICAS DE MEDELLIN IS THE PUBLIC UTILITY BRANCH OF 
THE MUNICIPAL GOVERNMENT OF MEDELLIN. IT SUPPLIES WATER, POWER 
AND SEWERAGE SERVICES TO THE CITY OF MEDELLIN AND TO OTHER CITIES 
IN THE DEPARTMENT OF ANTIOQUIA. THE UTILITY IS INTERESTED IN RECEIV- 
ING APPLICATIONS FROM ENGINEERING FIRMS FOR PREQUALIFICATION OF 
BIDDERS FOR THE CIVIL WORKS AND NSTALLATION OF THE DISCHARGE 
TUBING FROM THE PUMPING STATION ON THE RIO PIEDRAS . THIS PROJECT 
IS PART OF THE LARGE DEVIATION OF THE PIEDRAS RIVER ( $$3 ;8-:89, 

$3) 489 083$4- ) PROJECT FOR THE EXPANSION OF THE CITY S WATER 
SUPPLY AND SEWERAGE SYSTEMS. 

2. ESSENTIAL ELEMENTS OF PROJECT ARE: EXCAVATION AND GRADING, 

37,800 CU. METERS & CONCRETE FOR ANCHORING, TIEPLATES, AND 
STRUCTURES, 3,660 CU. METERS & TRANSPORTATION, WELDING, PAINTING 
AND INSTALLATION OF 1,000 TONS OF TUBING AND ACCESSORIES. THE TUBING 
IS COMPRISED OF TUBES OF AN UNITARY LENGTH BETWEEN 5.00 AND 
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9.00 METERS, WITH DIAMETERS BETWEEN 1.00 AND 1.50 METERS. 

3. THIS PROJECT IS PARTIALLY FINANCED BY THE WORLD BANK (IBRD). 

4. CALL FOR BIDS WILL BE MADE IN MAY, 1977. TERM FOR ISSUING OF 
TENDER, STUDY OF BIDS, AWARDING AND LEGALIZATION OF CONTRACT IS 
ESTIMATED AT 150 DAYS, APPROX. PROJECT SHOULD BE COMPLETED IN 540 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

DAYS, MAXIMUM. THE DOCUMENTS FOR THIS PREQUALIFICATION (PRECA- 
LIFICACION LICITACION PUBLICA INTERNACIONAL DCM-01A-77) MAY BE 
OBTAINED FROM: DIVISION DE CONSTRUCCIONES MEDELLIN, EMPRESAS PU- 
BLICAS DE MEDELLIN, EDIFICIO MIGUEL DE AGUINAGA, OFICINA 506, MEDEL- 
LLIN , COLOMBIA. COMPLETED PREQUALIFICATION FORMS MUST BE ADDRESSED 
TO GERENCIA TECNICA, EMPRESAS PUBLICAS DE MEDELLIN AND MUST BE DE- 
LIVERED NO LATER THAN MARCH 28, 1977 AT 4:10 PM. 

5. TO QUALIFY FOR BIDDING, PROSPECTIVE BIDDERS MUST HAVE RECENT 
EXPERIENCE IN SIMILAR WORKS& MUST ALSO HAVE FINANCIAL, TECHNICAL AND 
ADMINISTRATIVE ABILITY TO EXECUTE THE PROJECT IN THE STIPULATED 
LENGTH OF TIME. 
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